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c~7 December - J-3 SRV contract negotiations were . 
completed with G.E. in aig adelphia forthe procures sicwagen 
ment of 26 SRV's. The G.E. diagnostic flights on-the i" 

first J-3's were revealed to be considerably “néretostly “#9 
than anticipated and were cancelled. The cost of the : 
SRV's has increased Slightly due to -th ~-MECOSSAL Ye - 85 6 og ee 
repackaging and associated development work for the’: °° 

~3 configuration. 
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13 December ~ A Program Managers Meeting was held at 
a! during which the following major actions were 
taxen: 


(1) 


aj 


2. 2nproval of the stretch out Program of 
v2roxkinately 8-9 months was given to the 
ontractors to meet the revised launch schedule 
Girected by the NRO. , 
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(2) Storage arrangements with Itek were made for 
several J-1 payioads and plans for the possi- 
bility of some J-3 systems, 


(3) The Qual ana Acceptance test specs for th 
J-3,. systems were reviewed.and. 2 
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(4) It was decidea-tha 
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36 hour special vacuum test ‘wolld“be used *6h~#:* 
those DFD's which will be assigned to systems 
at LMSC which have gone through TASC testing 
without their assigned DFD's, . 


(5) The PERT analysis of 1 December data indicated é.)25% 
that the program is now. about 3.4 weeks, behind ......\ 23 
a scheduled readiness for launch of the first es gees 
-3 on 24 July 1967. 

(6) The projected weight of the J-3 payload is now 

about 25 pounds over the specified weight, 

Program Managers were charged to review all °* 

areas: where weight could be saved and submit a 

report thereon as soon as possible. 
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16 December —~ The first J-3 system was not accepted 
in Boston due to post vibration problems, a broken 
cievis pin, and Corona markings from the rollers, 
System will be reworked for another acceptance test 
eS Soon as possible. 


28-29 December ~ PG-8 camera System was accepted at 
tek, nowever, it will be held there until needed 

at LMSC &a>proximately 15 Fosruary 1967. The first 
J~3 SySten satisfactorily completed its second accep- 
tance test after rework and is now Scheduled for--. 


delivery on 3 January 1967, 
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***NOTICE OF REMOVED PAGES*** 


Pages 4 through 14 are not provided because 
their full text does not contain CORONA, ARGON, 
LANYARD programmatic information. 


